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State  of  New  York 


No.  53. 


IN  ASSEMBLY 


May  22,  1911. 


FINAL  ORDER  MADE  BY  THE  STATE  WATER 
SUPPLY  COMMISSION  FOR  THE  REGULATION 
OF  THE  FLOW  OF  THE  HUDSON  RIVER,  ETC. 


Albany,  May  18,  1911. 

To  the  Speaker  of  the  Assembly: 

Sib. —  By  direction  of  the  State  Water  Supply  Commission,  1 
hand  you  herewith  for  the  information  of  the  Assembly  a  copy  of 
the  final  order  made  by  the  Commission  upon  various  petitions 
for  the  regulation  of  the  flow  of  the  Hudson  river,  together  with 
papers  relating  thereto  and  a  hill  directing  the  improvement  to  he 
made  in  accordance  with  the  order  and  the  statute  should  the  Leg¬ 
islature  desire  to  authorize  it. 

Respectfully, 

WALTER  McCULLOH, 

Acting  Secretary. 
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STATE  OF  NEW  YORK— STATE  WATER  SUPPLY 

COMMISSION. 


In  the  Matter  of  the  Petition  of  the 
City  of  Albany  et  al.,  for  the 
regulation  of  the  flow  of  water  in 
the  Hudson  river  and  its  tributaries 
under  chapter  56  of  the  Laws  of 
1909  ,  entitled  “  The  State  Boards 
and  Commissions  Law.” 


Whereas ,  The  State  Water  Supply  Commission  has  finally  de¬ 
termined  that  the  proposed  regulation  of  the  flow  of  the  Hudson 
river  and  its  tributaries,  petitioned  for  on  the  1 7th  day  of  'De¬ 
cember,  1909,  by  various  municipalities  and  others  shall  be  made 
in  accordance  with  the  preliminary  maps,  plans,  specifications, 
estimates  and  statements  which  have  been  and  are  modified  in  the 
following  particulars : 

(1)  To  provide  for  ownership  in  fee  simple  absolute  by  the 
State  of  all  properties  to  be  acquired  for  the  purposes  of  the  im¬ 
provement  and  for  the  absolute  control  by  the  State  of  the  oper¬ 
ation  of  the  reservoir  and  its  appurtenances  and  of  the  flow  of 
water  from  said  reservoir,  and  for  the  use,  sale  or  lease  by  the 
State  of  the  water  impounded  by  said  reservoir  either  for  the  pub¬ 
lic  benefit  or  for  the  creation  of  an  annual  revenue  for  the  State, 
or  both. 

(2)  To  provide  a  log-way  or  chute  for  passing  floating  logs 
from  the  reservoir  to  the  river  below  the  dam. 

(3)  To  provide  for  the  relocation  of  the  line  of  the  Fonda, 
Johnstown  and  Gfloversville  Railroad,  so  that  the  line  of  the  rail¬ 
road  shall  pass  nearer  to  the  village  of  Mayfield. 

(4)  To  provide  for  the  relocation  of  the  highways  leading  to 
the  village  of  North ville  by  eliminating  the  proposed  bridge  and' 
crossing  over  Hunter’s  creek  at  Mechanic  street  and  the  stretch 
of  new  road  from  the  Mechanic  street  crossing  southerly  to  the 
Northampton  road  and  substituting  therefor  a  causeway  and 
bridge  over  Hunter’s  creek  on  the  line  of  Main  street  produced 
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southerly  and  a  short,  piece  of  new  highway  from  the  southerly 
end  of  the  causeway  running  easterly  to  join  the  Xorthampton 
road. 

(5)  To  make  the  list  of  individual  property  owners  benefited 
read  as  follows: 

In  the  town  of  Hadley ,  county  of  Saratoga : 

The  property  of  the  Union  Bag  and  Paper  Company. 

In  the  town  of  Corinth,  county  of  Saratoga: 

The  property  of  International  Paper  Company. 

The  property  of  Warren  Curtis. 

The  property  of  Warren  Curtis. 

The  property  of  Warren  Curtis. 

The  property  of  Warren  Curtis. 

The  property  of  International  Paper  Company. 

The  property  of  Hudson  Biver  Water  Power  Company. 

The  property  of  Corinth  Electric  Light  and  Power  Company. 

In  the  town  of  Moreau,  county  of  Saratoga: 

The  property  of  Hudson  Biver  Water  Company. 

The  property  of  Ivanes  Palls  Electric  Company. 

The  property  of  Hudson  Biver  Water  Power  Company. 

The  property  of  International  Paper  Company. 

The  property  of  Hudson  Biver  Water  Power  Company. 

The  property  of  Hudson  Biver  Water  Power  Company. 

The  property  of  Pinch,  Pruvn  &  Company. 

The  property  of  Pinch,  Pruvn  &  Company. 

The  property  of  International  Paper  Company. 

The  property  of  Hiram  H.  Bush. 

The  property  of  Howard  Bush. 

The  property  of  International  Paper  Company. 

The  property  of  Morgan  Lumber  Company. 

The  property  of  Hudson  Biver  Water  Power  Company. 

The  property  of  Glens  Palls  Portland  Cement  Company. 
The  property  of  Union  Bag  and  Paper  Company. 

The  property  of  International  Paper  Company. 
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In  the  village  of  South  Glens  Falls ,  county  of  Saratoga: 

The  property  of  village  of  South  Glens  Falls. 

The  property  of  International  Paper  Company. 

In  the  town  of  Northumberland county  of  Saratoga: 

The  property  of  United  Box  Board  Company. 

In  the  village  of  Schuylerville ,  county  of  Saratoga: 

The  property  of  American  Manufacturing  Company. 

In  the  town  of  Stillwater ,  county  of  Saratoga: 

The  property  of  Hudson  Valley  Railway  Company. 

The  property  of  William  Pemble. 

The  property  of  William  Pemble. 

The  property  of  Hudson  Valley  Railway  Company. 

The  property  of  Hudson  Valley  Railway  Company. 

The  property  of  William  Pemble. 

The  property  of  Hudson  Valley  Railway  Company. 

The  property  of  George  Hudson. 

The  porperty  of  John  0.  Pack. 

The  property  of  Mrs.  George  Hudson. 

The  property  of  William  Pem'ble. 

The  property  of  West  Virginia  Pulp  and  Paper  Company. 
The  property  of  West  Virginia  Pulp  and  Paper  Company. 

In  the  village  of  Mechanicville,  county  of  Saratoga: 

The  property  of  West  Virginia  Pulp  and  Paper  Company. 

In  the  town  of  Half  Moon ,  county  of  Saratoga: 

The  property  of  Hudson  Valley  Railway  Company. 

The  property  of  Hudson  River  Electric  Company. 

The  property  of  Waterford  Electric  Light,  Heat  and  Power 
Company. 

The  property  of  Waterford  Electric  Light,  Heat  and  Power 
Company. 
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In  the  town  of  Luzerne ,  county  of  Warren: 

The  property  of  Warren  Curtis  and  John  L.  Harris  and  es¬ 
tate  of  Flavil  Coolidge. 

The  property  of  Warren  Curtis. 

The  property  of  International  Paper  Company. 

The  property  of  Hudson  River  Power  Company. 

The  property  of  International  Paper  Company. 

The  property  of  Corinth  Electric  Light  and  Power  Company. 

In  the  town  of  Queensbury ,  county  of  Warren : 

The  property  of  International  Paper  Company. 

The  property  of  Finch,  Pruyn  &  Company  and  International 
Paper  Company. 

The  property  of  Hudson  River  Water  Power  Company. 

The  property  of  Morgan  Lumber  Company. 

The  property  of  Jointa  Lime  Company. 

The  property  of  Finch,  Pruyn  &  Company. 

The  property  of  Union  Bag  and  Paper  Company. 

The  property  of  Pinion  Bag  and  Paper  Company. 

In  the  village  of  Hudson  Falls }  county  of  Washington: 

The  property  of  LTnion  Bag  and  Paper  Company. 

The  property  of  LTiion  Bag  and  Paper  Company. 

The  property  of  Union  Bag  and  Paper  Company. 

The  property  of  Union  Bag  and  Paper  Company. 

In  the  city  of  Glens  Falls ,  county  of  Warren: 

The  property  of  Hudson  River  Water  Power  Company. 

The  property  of  Finch,  Pruyn  &  Company. 

The  property  of  International  Paper  Company. 

The  property  of  Hudson  River  Water  Power  Company. 

In  the  town  of  Fort  Edward ,  county  of  Washington: 

The  property  of  Union  Bag  and  Paper  Company. 

The  property  of  Hudson  River  Water  Power  Company. 

The  property  of  International  Paper  Company. 

The  property  of  Fort  Miller  Pulp  and  Paper  Company. 

The  property  of  Fort  Miller  Pulp  and  Paper  Company. 
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In  the  town  of  Greenwich ,  county  of  Washington : 

The  property  of  Dix  &  Thompson. 

The  property  of  Hudson  Valiev  Railway  Company. 

The  property  of  Iroquois  Pnlp  and  Paper  Company. 

The  property  of  United  Box  Board  Company. 

The  property  of  John  A.  Dix. 

In  the  town  of  Schaghticoke f  county  of  Rensselaer : 

The  property  of  William  Pemible. 

The  property  of  West  Virginia  Pulp  and  Paper  Company. 
The  property  of  Waterford  Electric  Light,  Heat  and  Power 
Company. 

The  property  of  Hudson  River  Power  Company. 

The  property  of  Hudson  River  Power  Transmission  Com¬ 
pany. 

In  the  town  of  Lansingburg ,  county  of  Rensselaer : 

The  property  of  Waterford  Electric  Light,  Heat  and  Powe'f 
Company. 

In  the  city  of  Troy ;  county  of  Rensselaer : 

The  property  of  The  Orr  Company. 

The  property  of  The  Orr  Company. 

The  property  of  John  A.  Manning  Estate. 

The  property  of  Troy  Hydraulic  Company. 

The  property  of  Boutwell  Milling  and  Grain  Company. 

The  property  of  William  Connors  Paint  Manufacturing  Com¬ 
pany. 

The  property  of  Manning  &  Payne  Company. 

The  property  of  Crystal  Palace  Mill  Company. 

The  property  of  Ilion  Paper  Manufacturing  Company. 

In  the  town  of  Green  Island ,  county  of  Albany : 

The  property  of  Roff  Underwear  Company. 

The  property  of  Green  Island  Electric  Company. 

The  property  of  Tibbitts  Estate. 
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Row  upon  due  deliberation  had, 

Ordered ,  That  the  proposed  improvement  as  shown  on  the 
modified  maps,  plans,  specifications,  estimates  and  statements  be 
made. 

That  final  maps  and  detailed,  plans,  specifications  and  estimates, 
of  the  total  cost  thereof,  including  and  showing  all  the  aforesaid 
modifications,  be  made. 

That  this  order  and  said  final  maps,  plans,  specifications  and 
estimates  and  statements,  or  duplicates  thereof,  duly  certified  by 
this  Commission,  be  filed  in  the  office  of  the  'County  Clerk  of  the 
counties  of  Albany,  Rensselaer,  Saratoga,  Warren,  Washington, 
Fulton  and  Hamilton. 

And  that  no  such  improvement  shall  be  undertaken  pursuant 
to  this  order,  or  any  other  proceedings  had  hereon,  except  as 
hereinbefore  provided,  until  after  this  order  shall  have  ‘been  ap¬ 
proved  by  an  act  of  the  Legislature  authorizing  and  directing  the 
aforesaid  improvement  to  be  made  in  conformity  to  and  in  strict 
accordance  with  the  said  final  maps,  detailed  plans,  specifications, 
statements  and  estimates  so  filed,  as  herein  ordered. 


CHARLES  DAVIS, 

TO  HR  A.  SLEICHER, 
ROBERT  H.  FULLER, 


Commissioners. 


Dated,  Albany,  R.  Y.,  the  16th  day  of  May,  1911. 


City  and  County  of  Albany.  J 

I,  Walter  McCulloh,  Acting  Secretary  of  the  State  Water  Sup¬ 
ply  Commission,  State  of  Rf*w  York,  do  hereby  certify  that  the 
foregoing  is  a  true  copy  of  the  original  final  order  in  the  matter 
of  the  petition  of  the' City  of  Albany  et  al.,  for  the  regulation  of 
the  flow  of  the  water  in  the  Hudson  river  and  its  tributaries  under 
chapter  56  of  the  Laws  of  1909,  entitled  u  The  State  Boards  and 
Commissions  Law,”  duly  filed  in  the  office  of  the  said  State  Water 
Supply  Commission  on  the  16th  day  of  May,  1911,  and  remaining 
on  file  therein. 
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I  further  certify  that  the  said  copy  has  been  compared  Iby  me 
with  the  original  thereof,  and  that  the  same  is  a  correct  transcript 
therefrom  and  of  the  whole  of  the  said  original. 

Witness  my  hand  and  the  seal  of  the  said  (State  Water  Supply 
Commission  this  18th  day  of  May,  1911. 

WALTER  McCULLOH, 

Acting  Secretary. 


Copy  of  resolutions  in  regard  to  the  Hudson  River  Improve¬ 
ments,  adopted  by  the  'State  Water  Supply  Commission  at  a  meet¬ 
ing  held  in  its  office,  Lyon  block,  Albany,  May  16,  1911. 

Resolved,  That  the  State  Water  Supply  Commission  hereby 
finally  determines  that  the  proposed  regulation  of  the  flow  of  the 
Hudson  river  and  its  tributaries,  petitioned  for  on  the  17th  day 
of  December,  1909,  by  various  municipalities  and  others,  shall  be 
made  and  it  hereby  directs  the  same  to  be  made  in  accordance  with 
the  preliminary  maps,  plans,  specifications,  estimates  and  state¬ 
ments  as  modified  in  the  following  particulars: 

(1)  The  preliminary  plans  are  hereby  modified  so  as  to  provide 
for  ownership  in  fee  simple  absolute  bv  the  State  of  all  properties 
to  be  acquired  for  the  purposes  of  the  improvement  and  for  the 
absolute  control  by  the  State  of  the  operation  of  the  reservoir  and 
its  appurtenances  and  of  the  flow  of  water  from  said  reservoir  and 
for  the  use,  sale  or  lease  by  the  State  of  the  water  impounded  by 
said  reservoir  either  for  the  public  benefit  or  for  the  creation  of  an 
annual  revenue  for  the  State  or  both. 

(2)  The  preliminary  maps,  plans  and  specifications  are  hereby 
modified  so  as  to  provide  a  logway  or  chute  for  passing  floating 
logs  from  the  reservoir  to  the  river  below  the  dam. 

(3)  The  preliminary  maps,  plans  and  specifications  are  hereby 
modified  so  as  to  provide  for  the  relocation  of  the  line  of  the  Eonda, 
Johnstown  and  Gloversville  Railroad,  so  that  the  line  of  the  rail¬ 
road  shall  pass  nearer  to  the  village  of  Mayfield. 

(4)  The  maps,  plans  and  specifications  are  hereby  modified  so 
as  to  provide  for  the  relocation  of  the  highways  leading  to  the 
village  of  Horthville  by  eliminating  the  proposed  bridge  and 
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crossing  over  Hunter’s  creek  at  Mechanic  street  and  the  stretch  of 
new  road  from  Mechanic  street  crossing  southerly  to  the  North¬ 
ampton  road  and  substituting  therefor  a  causeway  and  bridge  over 
Hunter’s  creek  on  the  line  of  Main  street  produced  southerly  and 
a  short  piece  of  new  highway  from  the  southerly  end  of  the  cause¬ 
way  running  easterly  to  join  the  Northampton  road. 

(5)  The  preliminary  statements  are  hereby  modified  so  as  to 
make  the  list  of  individual  property  owners  benefited  read  as 
follows : 

f 

In  the  town  of  Hadley,  county  of  Saratoga: 

The  property  of  Union  Bag  and  Paper  Company. 


In  the  town  of  Corinth ,  county  of  Saratoga: 

The  property  of  International  Paper  Company. 

The  property  of  Warren  Curtis. 

The  property  of  Warren  Curtis. 

The  property  of  Warren  Curtis. 

The  property  of  Warren  Curtis. 

The  property  of  International  Paper  Company. 

The  property  of  Hudson  River  Water  Power  Company. 

The  property  of  Corinth  Electric  Light  and  Power  Company. 


In  the  town  of  Moreau,  county  of  Saratoga: 

The  property  of  Hudson  River  Water  Power  Company. 
The  property  of  Kanes  Palls  Electric  Company. 

The  property  of  Hudson  River  Water  Power  Company. 
The  property  of  International  Paper  Company. 

The  property  of  Hudson  River  Water  Power  Company 
The  property  of  Hudson  River  Water  Power  Company. 
The  property  of  Finch,  Pruyn  and  Company. 

The  property  of  Finch,  Pruyn  and  Company. 

The  property  of  International  Paper  Company. 

The  property  of  Hiram  H.  Bush. 

The  property  of  Howard  Bush. 

The  property  of  International  Paper  Company. 

*  The  property  of  Morgan  Lumber  Company. 
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I  he  property  of  Hudson  River  Water  Power  Company. 
The  property  of  Glens  Falls  Portland  Cement  Company. 
The  property  of  Union  Bag  and  Paper  Company. 

The  property  of  International  Paper  Company. 

In  the  village  of  South  Glens  Falls ,  county  of  Saratoga: 

The  property  of  village  of  South  Glens  Falls. 

The  property  of  International  Paper  Company. 

In  the  town  of  Northumberland,  county  of  Saratoga: 

The  property  of  United  Box  Board  Company. 

In  the  village  of  Schuylerville,  county  of  Saratoga: 

The  property  of  American  Manufacturing  Company. 

In  the  town  of  Stillwater,  county  of  Saratoga: 

The  property  of  Hudson  Valley  Railway  Company. 

The  property  of  William  Pemble. 

The  property  of  William  Pemble. 

The  property  of  Hudson  Valley  Railway  Company. 

The  property  of  Hudson  Valley  Railway  Company. 

The  property  of  William  Pemble. 

The  property  of  Hudson  Valley  Railway  Company. 

The  property  of  Dr.  Geo.  Hudson. 

The  property  of  John  0.  Pack. 

The  property  of  Mrs.  Dr.  Geo.  Hudson. 

The  property  of  William  Pemble. 

The  property  of  West  Virginia  Pulp  and  Paper  Company. 

The  property  of  West  Virginia  Pulp  and  Paper  Company. 

In  the  village  of  Mechanicville,  county  of  Saratoga: 

The  property  of  West  Virginia  Pulp  and  Paper  Company. 

In  the  town  of  Half  Moon,  county  of  Saratoga: 

The  property  of  Hudson  Valley  Railway  Company. 

The  property  of  Hudson  River  Electric  Company. 
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The  property  of  Waterford  Electric  Eight,  Heat  and  Power 
Company. 

The  property  of  Waterford  Electric  Light,  Heat  and  Power 
Company. 

In  the  town  of  Luzerne,  county  of  Warren: 

The  property  of  Warren  Curtis  and  John  L.  Harris  and  Estate 
Elavil  Coolids;e. 

The  property  of  Warren  Curtis. 

The  property  of  International  Paper  Company. 

The  property  of  Hudson  Liver  Power  Company. 

The  property  of  International  Paper  Company. 

The  property  of  Corinth  Electric  Light  and  Power  Company. 

In  the  town  of  Queensbury ,  county  of  Warren: 

The  property  of  International  Paper  Company. 

The  property  of  Pinch,  Pruvn  and  Company  and  Inter¬ 
national  Paper  Company. 

The  property  of  Hudson  River  Water  Power  Company. 

The  property  of  Morgan  Lumber  Company. 

The  property  of  Jointa  Lime  Company. 

The  property  of  Einch,  Pruvn  and  Company. 

The  property  of  Union  Bag  and  Paper  Company. 

The  property  of  U nion  Bag  and  Paper  Company. 

In  the  village  of  Hudson  Falls,  county  of  Washington: 

The  property  of  Union  Bag  and  Paper  Company. 

The  property  of  Union  Bag  and  Paper  Company. 

The  property  of  L  nion  Bag  and  Paper  Company. 

The  property  of  Union  Bag  and  Paper  Company. 

In  the  city  of  Glens  Falls ,  county  of  Warren: 

The  property  of  Hudson  River  Water  Power  Company. 

The  property  of  Pinch,  Pruvn  and  Company. 

The  property  of  International  Paper  Company. 

The  property  of  Hudson  River  Water  Power  Company. 
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In  the  town  of  Fort  Edward ,  county  of  Washington: 

The  property  of  Union  Bag  and  Paper  Company. 

The  property  of  Hudson  River  Water  Power  Company. 

The  property  of  International  Paper  Company. 

The  property  of  Fort  Miller  Pulp  and  Paper  Company. 

The  property  of  Fort  Miller  Pnlp  and  Paper  Company. 

In  the  town  of  Greenwich ,  county  of  Washington: 

The  property  of  Dix  and  Thompson. 

The  property  of  Hudson  Valley  Railway  Company. 

The  property  of  Iroquois  Pulp  and  Paper  Company. 

The  property  of  United  Box  Board  Company. 

The  property  of  John  A.  Dix. 

In  the  town  of  Schaghticoke ,  county  of  Rensselaer : 

The  property  of  William  Pemble. 

The  property  of  West  Virginia  Pulp  and  Paper  Company. 
The  property  of  Waterford  Electric  Light,  Heat  and  Power- 
Company. 

The  property  of  Hudson  River  Power  Company. 

The  property  of  Hudson  River  Power  Transmission  Company* 

In  the  town  of  Lansingburg ,  county  of  Rensselaer: 

The  property  of  Waterford  Electric  Light,  Heat  and  Power 
Company. 

In  the  city  of  Troy ,  county  of  Rensselaer : 

The  property  of  The  Orr  Company. 

The  property  of  The  Orr  Company. 

The  property  of  John  A.  Manning  Estate. 

The  property  of  Troy  Hydraulic  Company. 

The  property  of  Boutwell  Milling  and  Grain  Company. 

The  property  of  William  Connors  Paint  Manufacturing  Cov 
The  property  of  Manning  &  Payne  Company. 

The  property  of  Crystal  Palace  Mill  Company. 

The  property  of  Ilion  Paper  Manufacturing  Company. 
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In  the  town  of  Green  Island,  county  of  Albany: 

The  property  of  Roff  Underwear  Company. 

The  property  of  Green  Island  Electric  Company. 

The  property  of  Tibbits  Estate. 

And  further  resolved,  That  the  Commission  hereby  directs  that 
each  and  every  of  said  modifications  be  and  the  same  are  hereby 
made  in  and  to  the  said  preliminary  maps,  plans,  statements,, 
specificauons  and  estimates,  and  as  so  modified  that  the  proposed 
improvement  be  made,  and  further 

Resolved,  That  a  final  order  be  made  directing  said  proposed 
improvement  as  modified  as  aforesaid  to  be  made,  and  that  final 
maps,  plans  and  detailed  plans,  specifications,  statements  and  esti¬ 
mates  of  the  total  cost  thereof,  which  shall  include  the  aforesaid 
modifications,  be  prepared  and  incorporated  in  the  said  final 
order,  and  the  said  final  order  with  maps,  plans,  specifications  and 
estimates,  or  duplicates  thereof  certified  by  the  Commission,  shall 
be  filed  in  the  office  of  the  clerk  of  each  countv  in  which  lands  af- 

•  tj 

fected  or  benefited  thereby  are  located,  and  further 

t/  7 

Resolved,  That  the  Commission  recommend  the  following  as 
and  for  the  act  of  the  Legislature  for  the  approval  of  the  said  final 
order  and  carrying  into  effect  the  recommendations  of  the  Com- 
mission  in  words  and  figures  as  follows: 

An  act  approving  a  final  order  made  May  16,  1911,  by  the  State 
"Water 'Supply  Commission,  pursuant  to  chapter  56  of  the  Laws  of 
1909,  known  as  the  State  Boards  and  Commissions  Law,  and  the 
acts  amendatory  thereof  and  supplemental  thereto  for  the  improve- 
-ment  and  regulation  of  the  flow  of  the  Hudson  river  for  the  benefit 
of  the  public  health  and  safety  and  authorizing  and  directing  the 
work  of  such  improvement  and  authorizing  the  use,  sale  and 
lease  of  water  stored  or  impounded  by  such  improvement  for  pub¬ 
lic  purposes  and  State  revenue. 

The  People  of  the  State  of  New  York,  represented  in  Senate  and 
Assembly,  do  enact  as  follows: 

Se’ction  1.  The  final  order  of  the  state  water  supply  commis¬ 
sion  made  on  the  sixteenth  day  of  Mav,  in  the  vear  one  thousand 

t/  1 7  7  t/ 
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nine  hundred  and  eleven,  by  which  it  was  determined,  after  due 
proceedings  had  pursuant  to  chapter  fifty-six  of  the  laws  of  nine¬ 
teen  hundred  and  nine,  known  as  the  state  hoards  and  commis¬ 
sions  law  and  the  acts  amendatory  thereof  and  supplemental 
thereto,  that  the  improvement  and  regulation  of  the  flow  of  the 
Hudson  river  for  the  benefit  of  the  public  health  and  safety  be 
made,  is  hereby  approved.  The  state  water  supply  commission  is 
hereby  authorized,  empowered  and  directed  to  do  all  things  neces¬ 
sary  for  the  completion  of  all  the  work  required  for  the  said  im¬ 
provement:  and  regulation  of  the  flow  of  the  Hudson  river  as 
directed  to  be  made  by  the  said  final  order  and  in  conformity  with 
the  final  maps,  detailed  plans,  specifications,  statements  and  esti¬ 
mates. 

§  2.  The  state  shall  have  the  first  right  to  use  the  wrater  stored 
or  impounded  under  the  provisions  of  this  act,  for  all  public  pur¬ 
poses,  and  for  the  purpose  of  providing  a  revenue  for  the  state, 
the  state  water  supply  commission  is  hereby  authorized  to  lease 
or  sell,  from  time  to  time,  upon  such  terms  and  conditions  as  the 
state  water  supply  commission  shall  determine,  to  any  person, 
association  or  corporation,  municipal  or  otherwise,  for  terms  not 
exceeding  twenty  years  each,  the  right  to  use  the  water  from  the 
reservoir  upon  the  Sacandaga  river  to  be  constructed  hereunder, 
for  the  development  of  hydraulic  power  or  other  purposes  in 
accordance  with  the  said  final  maps,  detailed  plans,  specifications, 
statements  and  estimates,  and  the  state  water  supply  commission 
is  hereby  authorized  and  directed  to  acquire  all  lands,  rights  and 
easements  necessary  for  said  reservoir  and  for  the  beneficial  use 
of  the  water  of  said  reservoir  as  therein  provided  by  purchase  or 
under  the  provisions  of  chapter  twenty-three,  title  one,  of  the  code 
of  civil  procedure,  known  as  the  condemnation  law.  The  yearly 
sum  fixed  bv  such  lease  or  sale  shall  be  collected  by  the  state  water 
supply  commission,  which  shall  pay  the  same  to  the  state  treasurer 
for  the  use  of  the  state,  and  said  commission  is  hereby  authorized 
to  sue  in  the  name  of  the  people  of  the  state  of  Hew  York  to  en¬ 
force  the  collection  thereof. 

§  3.  This  act  shall  take  effect  immediately. 
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And  further  resolved,  That  without  au  effective  provision  for 
ownership  by  the  state  of  the  properties  and  rights  to  he  acquired 
for  the  purposes  of  the  improvement  and  for  the  control  and 
operation  of  the  reservoir  and  its  appurtenances  by  the  state  and 
of  the  flow  of  water  therefrom  for  the  purpose  of  the  use  of  said 
waters  by  the  state  for  any  public  purpose,  and  for  a  present  and 
perpetual  annual  revenue  to  the  state,  the  said  improvement  shall 
not  be  made  but  shall  be  abandoned. 
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State  of  1STew  Tore — -  State  Water  Supply  Commission. 

In  the  Matter  of  Hudson  River  Improvement. 

Final  specifications  being  the  preliminary  specifications  for  the 
Sacandaga  reservoir  as  modified. 

Approved  by  resolution  of  the  State  Water  Supply  Commission,. 
May  16,  1911. 


President . 


Acting  Secretary. 

Hudson  River  Improvement. 

Final  Specifications  of  the  Sacandaga  Reservoir. 

General. 

The  work  contemplated  in  these  preliminary  specifications1  is 
the  construction  of  a  reservoir  on  the  Sacandaga  river  by  the 
erection  of  an  earth  dam  at  Conklingville  with  all  suitable  appur¬ 
tenances  for  the  regulation  of  the  flow  and  discharge  of  water 
from  the  reservoir,  and  doing  such  other  work  as  may  be  necessary 
or  appurtenant  thereto,  including  the  construction  of  highways 
and  bridges  to  replace  as  far  as  may  be  practicable  those  to  be 
flooded  by  the  creation  of  the  reservoir. 

The  object  sought  by  the  proposed  improvement  is  the  partial 
regulation  of  the  flow  of  the  Hudson  river  by  restraining  and 
storing  the  flood  waters  coming  from  the  watershed  of  the  Sacan¬ 
daga  river  and  releasing  the  stored  water  during  the  periods  of 
low-water  flow,  thereby  decreasing  flood  damages  to  property  in 
the  valley  of  the  Hudson  below  the  mouth  of  the  Sacandaga  and' 
preserving  and  protecting  the  health  and  safety  of  the  inhabitants 
thereof;  and  to  provide  for  ownership  in  fee  simple  absolute  by 
the  State  of  all  properties  to  be  acquired  for  the  purpose  of  the 
improvement,  and  for  the  absolute  control  by  the  State  of  the 
operation  of  the  reservoir  and  its  appurtenances  and  of  the  flow 
of  the  water  from  said  reservoir,  and  for  the  use,  sale  or  lease  by 
the  State  of  the  water  impounded  by  said  reservoir  either  for  the 
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j)uiblic  benefit  or  for  the  creation  of  an  annual  revenue  for  the 
-State,  or  both. 

These  specifications  are  not  intended  for  working  specifications, 
but  give  a  general  description  of  the  work  and  explanations  of  the 
-maps,  plans  and  statements  filed  herewith. 

Maps  and  Plans. 

The  maps  and  plans  of  which  these  specifications  are  a  part  ancl 
which  are  filed  herewith,  are  the  following : 

I.  General  map  of  the  proposed  improvement  including  the 
Hudson  river  between  Albany  and  Hadley  and  also  the 
proposed  Sacandaga  reservoir,  and  showing  the  pro 
posed  line  for  the  pressure  tunnel  and  power-house  for 
subsequent  development  of  power  from  the  water  stored 
in  the  Sacandaga  reservoir. 

II.  Index  map  of  the  sheets  comprising  the  Sacandaga  reser¬ 
voir  maps. 

III.  Sacandaga  reservoir  maps  (31  sheets)  showing  property 

to  be  taken  or  flowed  in  the  basin  of  the  proposed  reser¬ 
voir. 

IV.  Village  maps  (10  sheets)  showing  property  to  be  taken, 

flowed  or  damaged  in  the  villages  in  or  adjacent  to  the 
Sacandaga  reservoir  basin. 

V.  Plan  of  the  Conklingville  dam  and  appurtenances. 

VI.  Cross-sections  of  the  Conklingville  dam,  gatehouse  and  dis¬ 
charge  tunnel. 

VII.  Geological  section  of  the  Sacandaga  river  valley  at  the 
Conklingville  dam  site,  showing  the  location  of  drill 
borings  and  the  character  of  the  material  developed  by 
them. 

VIII.  Plan  and  profile  of  the  proposed  relocation  of  the  Ponda, 
Johnstown  and  Gloversville  Railroad. 

IX.  Map  of  the  proposed  relocation  of  highways  adjacent  to  the 
Sacandaga  reservoir  basin. 

Sacandaga  Reservoir. 

The  reservoir  shall  be  created  bv  the  erection  of  an  earth  dam 

t / 

in  the  valley  of  the  Sacandaga  river  at  Conklingville.  The  dam 
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will  impound  32,000,000,000'  cubic  feet  of  water,  creating  a  lake 
25  miles  long  and  4  miles  greatest  width.  The  surface  area, 
will  be  42  square  miles,  almost  exactly  the  same  as  that  of  Lake 
George.  The  extreme  depth  of  water  just  above  the  dam  will  be 
70  feet.  Opposite  Northampton  it  will  be  40  feet  deep  and  at 
Northville  30  feet  deep.  The  great  swamp  known  as  the  Big  Vly 
will  be  covered  with  water  40  feet  deep  over  its  entire  area.  The 
lake  will  cover  parts  of  Conklingville,  Batchellerville,  North¬ 
ampton  and  Benedict,  will  come  close  to  North  Broadalbin,  within 
a  mile  of  Broadalbin,  close  to  Vails  Mills,  cover  parts  of  Edin¬ 
burgh,  Munsonville,  Mayfield,  Sacandaga  Park,  Northville,  Hope 
Valley  and  all  of  Osborne  Bridge,  Day  and  West  Day. 

The  plans  shall  provide  for  the  storage  of  water  to  elevation 
T70,  and  it  is  intended  that  it  shall  never  be  drawn  below  elevation 
740,  thus  making  28,800,000,000  cubic  feet  of  water  available  for 
use.  Land  for  the  reservoir  shall  be  purchased  up  to  about  ele¬ 
vation  780,  10  feet  above  the  flow  line. 

All  the  land  in  the  reservoir  basin  below  the  taking  line  shall  be 
purchased  and  owned  in  fee  simple  absolute  by  the  'State  of  New 
York,  and  from  it  all  buildings  and  other  structures,  and  timber 
and  brushwood  shall  be  removed.  The  bodies  and  monuments  in 
the  cemeteries  to  be  flowed  shall  be  removed  to  new  sites.  In  the 
preparation  of  the  reservoir  basin  to  receive  the  water,  care  shall 
be  taken  to  remove  everything  which  might  become  unsightly  or  a 
menace  to  health  when  the  water  in  the  reservoir  is  drawn  down. 
All  stumps  shall  be  cut  close  to  the  ground,  and  all  brush  and 
grass  burned.  Especial  attention  shall  be  given  to  the  preparation 
of  the  shores  at  the  flow-line  elevation  and  for  some  distance  below, 
so  that  the  usual  appearance  of  a  natural  beach  may  be  quickly 
assured. 

Sacandaga  Dam. 

The  Sacandaga  dam  shall  be  located  at  the  village  of  Conkling¬ 
ville.  It  will  be  an  earth  structure  founded  upon  the  glacial  drift 
with  which  the  ancient  valley  is  filled.  As  an  extra  assurance  of 
the  stability  of  the  structure,  the  dam  will  be  considerably  heavier 
in  section  than  current  engineering  practice  would  dictate.  The 
extreme  height  will  be  90  feet  above  the  river  bed,  the  extreme 
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width  at  tiie  bottom  will  be  580  feet,  the  width  at  the  top  will  he 
40  feet  and  the  length  at  the  top  will  be  1,200  feet.  The  top  of 
the  dam  will  be  25  feet  above  normal  flow  level  and  20  feet  above 
flood-flow  line,  and  have  an  op-stream  slope  of  31  to  1  and  a  down¬ 
stream  slope  of  2%  to  1.  Along  the  top  of  the  dam  there  will  be 
a  highway  which  will  be  carried  across  the  spillway  discharge 
canal  by  a  bridge.  In  the  center  of  this  embankment  extending 
from  15  feet  below  the  bed  of  the  stream  40  feet  into  the  soil 
beneath,  will  be  a  row  of  sheet  piling,  and  above  this  a  concrete 
core  wall  extending  op  to  elevation  775.  This  construction  of 
sheet  piling  and  core  wall  will  be  extended  across  the  entire  valley. 
The  depth  of  trench  and  length  of  sheet  piling  will  be  varied  to 
suit  conditions  found  in  the  excavation.  The  up-stream  slope  of 
the  dam  will  be  riprapped  with  large  stones  between  elevations 
735  and  780,  and  the  down-stream  toe  protected  by  a  wall  filled  in 
behind  with  large  blocks  of  stone. 

Spillway.  The  spillway  will  consist  of  a  concrete  weir  875  feet 
long  extending  upstream  from  the  dam,  and  founded  on  the  rock 
of  the  side  of  the  valley.  It  will  be  23  feet  high  at  the  dam. 
diminishing  to  3  feet  high  at  its  upstream  end.  The  water  will 
be  led  away  from  the  spillway  to  the  river  bed  below  the  dam  in  a 
canal  cut  in  the  ledge  rock  as  shown  on  the  drawings.  The  dis¬ 
charge  capacity  of  this  spillway  with  5  feet  of  head  will  be 
30,000  cubic  feet  per  second. 

Log- way. 

The  plans  of  the  dam  and  spillway  provide  for  a  log-way  or 
chute  for  passing  the  floating  logs  from  the  reservoir  to  the  river 
below  the  dam.  The  log-way  is  located  in  an  extension  of  the  spill¬ 
way  at  the  extreme  westerly  end  of  the  spillway  dam,  and  consists 
of  two  openings  through  the  head  wall  each  5  feet  wide  by  approxi¬ 
mately  10  feet  high.  These  openings  will  be  closed  with  stop  logs 
to  be  removable  as  necessity  requires,  and  there  will  be  convenient 
platforms  and  foot  bridges  over  the  openings,  and  chutes  for  the 
convenient  operation  of  the  stop  logs  and  for  the  log  drivers  in 
passing  the  timber  through  the  chute.  Strong  masonry  piers  are 
provided  on  either  side  of  the  openings  to  which  the  ends  of  the 
log  booms  will  be  moored. 
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Inside  of  the  spillway  proper  a  special  channel  will  he  excavated 
forming  a  chute  for  logging  purposes,  which  will  follow  along  at 
the  foot  of  the  rock  cut  on  the  east  .side  of  the  spillway  channel. 
This  channel  will  have  a  minimum  width  of  16  feet  and  an  average 
depth  of  4  feet,  and  will  have  a  curved  profile  cutting  down 
through  the  steps  in  the  spillway  channel. 

The  log-way  and  channel,  or  chute,  are  planned  to  deliver  the 
logs  into  the  pool  below  the  dam  without  injury.  For  convenience 
in  driving  the  logs,  a  path  will  be  provided  along  the  side  of  the 
log  channel  of  sufficient  width  and  at  a  level  sufficiently  above  the 
water  to  enable  the  log  drivers  to  properly  handle  the  drive. 

Highway  Relocation. 

The  proposed  Sacandaga  reservoir  will  cover  about  sixty-eight 
miles  of  highways  and  in  the  estimate  an  allowance  of  $180,000 
has  been  made  for  building  30  miles  of  new  highways  to  replace 
those  covered. 

On  map  Ho.  IX  is  shown  a  system  of  proposed  new  highways 
which  at  present  seems  adequate  to  provide  for  the  travel  when 
new  conditions  are  created.  Adjustments  may  be  made  should 
necessity  require. 

The  roads  replaced  are  for  the  most  part  of  the  ordinary  type 
of  country  road,  although  short;  stretches  of  State  highways  will 
be  flooded  in  the  vicinity  of  Sacandaga  Park  and  Xorthville.  An 
allowance  of  an  average  price  of  $6,000  per  mile  has  been  made  for 
the  construction  of  the  new  highways  and  in  most  cases  they  will 
he  better  roads  than  the  ones  they  replace. 

Besides  the  crossing  on  the  dam,  there  shall  be  a  bridge  at 
Xorthville  across  Sacandaga  river  and  a  causeway  and  culvert  over 
Hunter’s  creek  at  the  southern  end  of  Main  street,  a  ferry  at 
Horthampton  and  a  culvert  across  the  arm  of  the  reservoir  at 
Mayfield,  and  such  other  changes  may  be  made  as  necessity  re¬ 
quires. 

In  the  scheme  new  roads  are  proposed  at  the  following  places : 

A.  On  the  north  side  of  the  reservoir. 

1.  Leading  from  the  top  of  the  dam  along  the  shore  line  to 
Dav  Center  and  thence  along  the  shore  line  to  Edin- 
burgh. 
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B.  On  the  south  side  of  the  reservoir. 

1.  From  a  point  directly  across  the  reservoir  opposite  West 

Day  along  the  shore  to  Batchellerville  continuing  along 

the  shore  to  Northampton. 

2.  'Short  stretches  of  road  connecting  present  highways  in  the 

hamlets  of  Northampton  and  Benedict. 

3.  Short  lengths  of  road  to  he  elevated  or  relocated  between 

Broadal'bin  and  Mavfield. 

v/ 

C.  Westerly  side  of  reservoir. 

1.  Short  stretches  of  road  connecting  present  highways  be¬ 

tween  Mayfield  and  Cranberry  creek  and  thence  to 

Northville. 

2.  Short  lengths  of  relocated  roads  from  Northville  depot  to 

present  highway  west  of  West  Stony  creek. 

3.  Short  lengths  of  relocated  State  roads  along  the  shore 

above  Northville  to  East  Stony  creek  to  replace  present 

State  highway  to  Lake  Pleasant. 

Outlet  1  Yorks. 

Water  shall  be  withdrawn  from  the  reservoir  through  a  tunnel 
and  gate  house  constructed  in  the  solid  rock  at  the  end  of  the  dam. 
The  plans  show  the  tunnel  and  gatehouse  at  the  eastern  end  of 
the  dam,  but  the  exact  location  for  these  appurtenances  cannot  be 
determined  upon  until  further  test  borings  are  made.  The  tunnel 
will  be  20  feet  in  diameter,  and  will  be  so  constructed  and 
arranged  as  it  passes  through  the  gate  house  as  will  enable  the 
proper  handling  of  the  water  and  the  discharge  of  the  same  either 
through  the  long  pressure  tunnel  for  the  development  of  power 
or  through  a  by-pass  and  blow-off  for  the  discharge  of  water 
immediately  below  the  dam.  The  plans  contemplate  the  use  of 
the  blow-off  at  the  dam  during  the  construction  of  the  works,  and 
until  such  future  time  as  the  pressure  tunnel  for  power  develop¬ 
ment  shall  be  constructed.  After  the  construction  of  the  coffer  dam 
the  blow-off  will  be  retained  for  emergency  use  only.  The  flow  of 
water  through  the  gatehouse,  tunnels  and  blow-off  will  be  con¬ 
trolled  by  a  series  of  ten  or  more  sluice  gates  4  feet  by  8  feet,  and 
provision  will  also  be  made  for  the  use  of  stop  logs  on  both  sides 
of  the  sluice  gates  in  case  of  necessity. 
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The  gatehouse  shall  be  of  concrete,  the  dimensions  to  be  deter¬ 
mined  upon  the  preparation  of  detailed  plans.  The  approximate 
dimensions  will  be  25  by  50:  feet.  The  gatehouse  will  be  pro¬ 
vided  with  a  traveling  crane  and  hoist  covering  the  gate  chambers 
and  stop  log  grooves,  and  will  be  capable  of  handling  any  of  the 
heavy  machinery  or  stop  logs  at  any  point  within  the  gatehouse 
and  gate  chambers.  The  gate  stands  will  be  located  in  the  base¬ 
ment  of  the  gatehouse,  and  will  be  operated  by  electric  motor 
through  a  line  shaft,  chains,  clutches  and  appurtenances. 

There  will  be  two  sets  of  gates  placed  in  rows  at  different  ele¬ 
vations.  This  arrangement  will  be  made  in  order  to  reduce  the 
maximum  head  under  which  any  gate  must  be  operated,  and  will 
also  permit  of  drawing  water  from  various  elevations  in  the 
reservoir. 

The  gatehouse  basement,  gate  chambers,  and  tunnel  will  be  lined 
with  concrete  wherever  necessary  to  facilitate  the  passage  of  the 
water,  and  to  prevent  the  disintegration  of  exposed  rock  and 
damage  to  the  works  which  might  result  therefrom. 

Power  Development. 

The  work  contemplated  by  the  plans,  specifications  and  esti¬ 
mates  does  not  cover  any  construction  or  expenditure  of  money  at 
the  present  time  for  a  pressure  tunnel,  power-house,  or  other 
appurtenances,  for  the  development  of  hydraulic  power  at  or 
immediately  below  the  Conklingville  dam,  but  all  work  at  the  dam 
in  connection  with  a  tunnel,  blow-off  and  gatehouse  is  designed 
having  in  contemplation  the  future  extension  and  modification  of 
the  tunnel  and  gatehouse  so  as  to  permit  the  construction  and 
operation  of  a  pressure  tunnel,  power-house  and  appurtenances  for 
the  development  of  hydraulic  power. 

The  exact  location  for  the  pressure  tunnel  and  power-house  has 
not  yet  been  determined  upon,  but  upon  the  amended  general  plan 
a  line  of  tunnel  and  position  of  power-house  is  indicated  as  ex¬ 
tending  from  the  easterly  end  of  the  Conklingville  dam  under  hills 
to  a  point  on  the  Hudson  river  in  the  Hamlet  of  Hadley  imme¬ 
diately  north  of  the  mouth  of  the  Sacandaga  river.  Such  a  tunnel 
to  be  approximately  four  (4)  miles  in  length,  and  the  fall  or  head 
made  available  by  such  a  tunnel  will  be  from  185  to  200  feet  at  the 
power-house. 


No.  53.]  25 

State  of  New  York  —  State  Water  Supply  Commission. 


In  the  Matter  of  Hudson  River  Improvement. 

Modified  Preliminary  Estimates  of  the  Cost  of  the 

Sacandaga  Reservoir. 

Modified  and  approved  'by  resolution  of  the  State  Water  Supply 
Commission  Mav  16,  1911. 

Hudson  River  Improvement. 

Modified. 

Preliminary  estimates  of  cost  of  the  proposed  improvement  and 
the  partial  regulation  of  the  flow  of  the  Hudson  river  bv  the 
creation  of  a  storage  reservoir  on  the  Sacandaga  river  above 


Conklingville. 

Summary. 

For  the  dam  and  appurtenances,  as  per  detail  esti¬ 
mate  A .  $1,367,900 

For  the  reservoir  exclusive  of  the  dam,  as  per  de¬ 
tail  estimate  B .  3,163,340 

For  riparian  rights  to  be  acquired  on  the  Sacan¬ 
daga  river .  100,000 

For  amount  to  be  returned  to  the  River  Improve¬ 
ment  Fund  to  cover  money  expended  for  pre¬ 
liminary  investigations,  maps,  plans,  etc .  5,000' 


For  legal,  engineering  and  incidental  expenses  to 
carry  the  proceedings  to  and  including  the  prepa¬ 
ration  of  the  final  maps,  plans,  specifications, 
estimates  and  statements,  and  the  formation  of 


the  improvement  district .  25,000 

Total  estimated  cost .  $4,661,240 


Detail  Estimate  A. 

Cost  of  Dam  at  Conklingville. 

Main  Portion  of  Dam. 

675,000  cubic  yards  earth  embank¬ 
ment,  at  35  cents .  $236,250 
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22,000  cubic  yards  excavation  in  prepa¬ 


ration  of  foundation  of  dam,  at  $2  .  .  $44,000 

350  M.  B.  M.  triple  lap  sheet  piling,  at 

$60  .  21,000 

11.500  cubic  yards  concrete  core  wall, 

at  $7  .  .  . .  80,500 

27.500  cubic  yards  rip-rap,  at  50  cents.  13,750 


Total  for  main  dam 


Spillway. 

135,000  cubic  yards  earth  excavation, 

at  35  cents . 

134,600  cubic  yards  rock  excavation, 

at  $1 . . 

16,100  cubic  yards  concrete  lining,  at 

$8 . 

5,500  cubic  yards  cyclopean  masonry 

in  rollway,  at  $7 . 

18,400  cubic  Yards  rubble  and  concrete 
■  masonry  in  retaining  walls  of 

wasteway,  at  $7 . * 

Placing  paving  and  protection  work 
at  junction  with  river . 

Total  for  spillway . 

Intake  Works. 
1,000  lineal  feet  of  rock  tunnel,  at 


$150 .  $150,000 

Gate  chamber .  40,000 

Gatehouse .  7,000 

10  gates  4  feet  by  8  feet,  at  $1,375 ....  13,750 

Cranes,  motor,  etc .  2,000 


Total  for  intake  works 


$47,250 

134,600 

128,800 

38,500 

128,800 

4,000 


$395,500 


481,950 


212,750 


$1,090,200 

5,100 


Logway  . 
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Belocation  of  Highways  at  Dam. 

-23,000  cubic  yards  rock  excavation  for 

road  north  of  spillway,  at  $1 .  $23,000 

.2,500  lineal  feet  of  macadam  road  on 

south  side,  at  $8,000  per  mile .  3,800 

1,800  lineal  feet  of  macadam  road  on 

north  side  at  $1,000  per  mile .  1,400 

140  foot  concrete  span  and  north  abut¬ 
ment  for  same .  6,000 


Total  for  relocation  of  highways  at  dam .  $34,200 

Coffer  dams,  temporary  spillway  of  rock  filled 
timber  cribs,  care  of  water  during  construction, 

etc .  48,000 

Dressing  slopes,  loaming,  seeding,  etc .  12,000 

$1,189,500 

Engineering  and  contingencies,  add  15  per  cent.  .  178,400 

Total  for  dam  and  appurtenances .  $1,367,900 


Detail  Estimate  B. 

(Revised  May  15,  1911.) 

Cost  of  the  Beservoir  exclusive  of  the  Dam. 


Land  damages  and  legal  expenses  connected  there¬ 
with,  removing  buildings,  clearing  and  grub¬ 
bing  and  preparing  basin .  $2,300,000 

Relocation  of  Fonda,  Johnstown  and  Gloversville 

Railroad  (Detail  Estimate  C.) .  173,730 

Few  highways,  30  miles,  at  $6,000 .  180,000 

Damages  for  increased  cost  of  maintaining  high¬ 
way  traffic  at  Northampton .  30,000 

Remodeling  Northville  highway  crossings .  45,000 

Removing  cemeteries .  15,000 

Rebuilding  telephone  lines .  7,000 

$2,750,730 

Engineering  and  contingencies,  add  15  per  cent.  .  .  412,610 

Total  for  reservoir  exclusive  of  dam .  $3,163,340 
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Detail  Estimate  C. 

(Revised  May  15,  1911.)  j 

Cost  of  the  Relocation  of  the  Fonda ,  Johnstown  and  Gloversville 


Railroad. 

80,000  cubic  yards  earth  excavation,  at  35  cents..  .  $28,000 

9,800  cubic  yards  rock  excavation  at  $1.50 .  14,100 

8  culverts .  2,400 

7  concrete  arches  .  26,000 

1  railroad  bridge  with  steel  superstructure .  19,000 

2  railroad  bridges  at  undergrade  highway  cross¬ 
ings  .  14,000 

Station  buildings  at  M'ayfield .  5,000 

Station  buildings  at  Cranberry  creek. .  2,500 

Changes  in  track  and  station  facilities  at  North- 

ville .  20,000 

100  acres  of  right  at  way,  at  $150 .  15,000 

7.3  miles  of  main  line  track,  at  $7,400 .  54,020 

%  mile  of  siding,  at  $5,800.  .  ...  .  .  .  .  . .  4,350 

15  miles  of  right  of  way  fence,  at  $120 .  1,800 

7.3  miles  of  telegraph  line,  at  $200 .  1,460 


Gross  cost . . .  $208,230 


Credits. 

Increased  value  of  new  track,  tele¬ 
graph  line,  etc.,  over  present,  plus 
salvage  value  of  present  material,  8 

miles  at  $3,500 .  $28,000 

Increase  in  value  of  property  due  to 
decreased  cost  of  maintenance  of 
bridges,  plus  salvage  value  of  pres¬ 
ent  bridges .  6,500 

-  34,500 


Net  cost  of  change  of  Fonda,  Johnstown  and 
Gloversville  Railroad . 


$173 
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STATE  WATER  SUP  PET  COMMISSION 
NEW  YORK 

MAP  SHOWING  LOCATION 
OF 

STORAGE  RESERVOIRS  IN  THE  ADIRONDACK  REGION 

INVESTIGATED  UNDER  CHAP  569 -LAWS  1907 
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